1506
UNIT  CONSTRUCTION  COSTS
NUMBEB       NAME OF ACCOUNT	LAB OB         MATEBIAL       TOTAL $1.824 .22       .........      1,824 . 22	QUANTITY 2,286 cu. yd. 622.3 cu- yd. 211.73 tons 13.86 m.b.m.	TOTAL UNIT COST $0.80 10.54 91.47 88.02
	2,550.78         4,006.37     6,557.15 ..............   19,365.98		
			
	589.51            630.42      1,219.93 146.29              51.47          197.76 1,210.87       12,505.62     13,716.49 665.15            167.13          832.28 28 . 00      .........            28 . 00		
			
8505         Conveyors No. 's 3-4-5-6 H—14     .............		1,284.9 ft. 23.3 cwt.	10.68 3.67
1     Chutes                       .....			
2     Guides			
	65.00          1,329.92      1,394.92 189.86            84.56          274.42	1 weighto-meter 33 drops	1,994.92 8.32
			
Total cost— Conveying sys-			
	. *      .................   $4,5411.15		
NUMBEB       NAME OP ACCOUNT	8600. — Chimney LABOB      MATERIAL       TOTAL $337.44         $29.61        $367.05 654.42       4,199.65       4,854.07 891.88     39,358.34     40,250.22	QUANTITY 597     cu. yd. 872.7 cu. yd. 58,644 cu. ft.	TOTAL UNIT COST $0.61 5.56 0.69
S602         Foundation                  . .			
8603         Brickwork .............			
Total cost chimney			
	..   $45,471.34		
86 NUMBER       NAME OF ACCOUNT 8611         Excavation ...........	•10. — Reverberatory Flue LABOB      MATEBIAL      TOTAL $916.72         $20.21        $936.93 1,657.09      3,886.80       5,543.89 1,272.86       1,696.39       2,969.25 57 79            ...                57 . 79	QUANTITY 1,588 cu. yd. 487.8 cu. yd. 6,400 cu. ft. 278.33 tons 41.61 tons	TOTAL UNIT COST $0.59 11.37 0.46 0.21 86.35
8612         Foundation			
8613         Brickwork ............			
01   Unloading brick			
8614         Steel structure         ......	..................       3,593.06		
1     Clean out doors	10.61          153.61          164.22 184.35             4.21          188.56		
2     Caulking roof          .   ....			
Total cost — Reverberatory flue        .............			
	.................     $13,453.70		
NTJMBEB       NAME OF ACCOUNT 8621         Excavation. .  .	8620. — Converter Flue LABOB      MATERIAL       TOTAL $168 02    .               .         $168 02	QUANTITY 198 cu. yd. 142 cu. yd. 81.99 tons	TOTAL UNIT COST $0.85 5.76 80.70
8622         Foundation .............	165.73          652.69          818.42 6 616 44		
8624         Steel structure			
Total cost— Converter flue 8625.-NTJMBER       NAME OF ACCOUNT 8626         Excavation ..............			
	..................     $7,602.88		
	-Roaster Dust Chamber Flue LABOB      MATERIAL       TOTAL $225.37    .........         $225.37	QUANTITY 213     cu. yd. 114.6 cu. yd. 4,231 cu. ft. 171.40 tons 94.46 tons	TOTAL UNIT COST $1.06 6.77 0.61 0.34 97.49
8627         Foundation .........	224.35          551.23          775.58 1,018.13       1,573.06       2,591.19 57.60    .........            57.60		
8628         Brickwork ..............			
.01   Unloading brick .........			
8629         Steel structure ..........	......         ......           9 209 36		
Total cost — Roaster dust chamber flue ...........			
	..................   $12,859.10		
